Applicant information: 

DflffOTA i Vl kLC- 

Owner of Facility 

\~*>CO hi A ivV c VtC- 

Qfl.Vfea G 


Mailing Address 

QvY~* 


and Permit 


Permit # 


MUtk J 


of 


H Ousf Oi^ 


City 


12S 7 

State 


Telephone Number 


Applicant's Agent I 


Sg. iwW, fWiT %U3 PSO 

Title * Telephone Number 


or 


Section(s) ^ Q 


miles from city of _ 


Mercer County Road # j i ST.qL ) Direction N S E Q) 

/f v ^ ! iwtes from Junction Mercer County Road # Cf\ F 


& 


24 


Township 144 


Range Q* C) 


Type of FacilitY- 


302 CgtiOkl £>U- tPtP^UtA^i 



Description of proposed facility (include drawings/sketches/staking sheet) 

Ca t" 


Size of Facility 

440 


Pipeline Pressure 


Description of proposed method of installation 


^^>4- Co~~ 


Number of Cables 


Size of Casing 


Length of Down Guys 


Length of Casing 


Location of Pole(s) 


Location of Appurtenances Location-Others 

t . (Vents, Manholes, Valves, etc ) 

lnstallation and ™ thod ° f said ra c'''Les on highway right of way shall be subject to the following terms & conditions and the 
installation & maintenance provisions, attached hereto and made a part hereof. 


A 

B 


D 

E. 

F. 

G. 


Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent 

AN MerC T Cau t m '{ h Road Superintendent <10 hours prior to maintaining, relocating, or removal of said facilities 

All disturbed areas shall oe restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent 

Me re rnl! ^ " 0 0 Said facilities resitlling from instruction or maintenance of the highway. Applicant shall hold 

hrghway C r^ht of waT Y ° f * 0rrpl ° yt3eS llarm,ess for '"W to persons or damage to property resulting from the location of said facilities on 

waf wChmLT D a l 0 I rePl f B h ' 9hWa i' 3 0 ClUreS and aPPOrtenances, and any existing facilities located on, over, or under highway right of 
way which may be damaged as a result of the installation & maintenance of said facilities on highway right of way 9 

rem ^ fl f aid Wfc* from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when thev are 
requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable y 

Contarnment of Weeds until permanent grass has been established 
Additional installation & maintenance requirements are as follows (if applicable): 

Installation shall be completed on or before 


Z 7 . 




Date 



Vice President, Land and Right of Way 


attached hereto & made a part 


Applicant Signature 

Applicant is hereby granted permission to install & maintairLtHTfacilities applied for as shown on the plans 
hereof. ^ 

Approved by Mercer County Board of Commissioners/Road Superintendent this b dav of A/' (_ 20 /A 

liU. y^/L 

Ffoa 


l/O/nc? 


|oad Superintendent 


Wl Ogo 



Chaffman 


y Commission 


II Si Qy,) 


















FILf: R:\Projects\103957\DISCIPUNE\CAD\DRAWiNGS\93-PERMn\NQRTH DAKOTA\MERCER C0UMTYV0 3 957-P B -ND-ME-002.910.d, 9 PLOT DATE; 3/3/2016 BT: HARBOLT, JASON 


MERCER COUNTY, NORTH DAKOTA 

SECTIONS 31 tc 32. TOWNS HIP 144 NORTH, RANGE 90 WEST 

(ND— ME-002.9 1 0 i 


S syoo’21 " E 


m. 


(MD-ME-OOJ,OOQ~) 
ROBERT MICHAEL BRAUN 


£ PROPOSED 
30" PIPELINE 


( ND-ME-002.000 ) 
ROBERT MICHAEL BRAUN 


MJ 

SCALE: r=50' 


v*> 

% 


Q. CR-7 


NATURAL - 
GROUND 


PROPOSED- 
JO" PIPELINE 


219’ MIN. 


- PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE; CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


ransom 

amn 


ISSUED FOR USE /PERMIT 


DESCRIPTION 


PROJECT NO. 10395700 


WOOD GROUP MUSTANG, INC. 



PROFILE 

SCALE: r»50’ HORIZ. 
r=20’ VERT. 



MERCER COUNTY 


DRAWN BY: JWH 


NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


CHECKED BY: RC 


SCALE: AS SHOWN 


( 7 \ X=2354447.34 
w Y= 1718191 1.69 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S, SURVEY FEET 

T.B.M.: <£ 77TH AVENUE SW 
AT STA. 0+97, ELEV. 2142.45* 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 
bounty 77TH AVENUE SW K0RT 


DATE: 03/02/16 


DATE: 03/02/16 


NORTH DAKOTA 


DWG. NO. 


ND-ME-002.910 












MERCER COUNTY HIGHWAY DEPARTMENT DRIVE PERMIT 

at,A4 \ V 


Permit No. 


APPLICANT 

III mom tec 

ADDRESS ■ [ 

^300 m Aw\ t— 

CITY ' 

STATE 

Ay 

zip ‘ ” “ 


The Applicant requests permission to construct 0 - 

Amcunl 

. side of County route # ’T 

C C m ^ 


right of way along the 


Ws 


direction 


ptwaffr^com me r cia l- dri ve(^) on the County roadway 

Circle One 


ir J J U1IWVUU1I 

S3: 


rj rprm . 

| location 


Town, Highway, Junction 

(Description of proposed work on county right of way and type of business served) 


from 


described as follows: 


1 c^tpu 


iA 


0\~ o- 'So 1 ' ce>^c>^. <3>i\ 





^cv., : 

i ♦ 


IS "®» it 

Applicant agrees that any permit issued and any entrance built or work done sh0ff : t3e~in.^ccordancei^ith plans 
attached hereto and made a part hereof, and Permit Specifications printed on the reverse side ofTfti§~sheet If the 
applicant fails to construct the drive to the specified dimensions, including the proper culvert length and inslopes, the 
Department of Transportation, hereinafter referred to as NDDOT, will either cancel this permit and remove the drive or 
make the necessary, corrections and the Applicant will reimburse NDDOT for such work. 


To be signed by Owner; Partner; Corp. Pres., Vice Pres., or 
other authorized Corp. Officer. (If signed by other authorized 

Corp. Officer, please attach copy of Power of Attorney or other 
documentation showing authority to sign.) 

APPLICANT: 

MERCER COUNTY HIGHWAY 

DEPARTMENT 

NAME (TYPE OR PRItpfc* 

COUNTY ENGINEER (TYPE OH PRINT) 

7<£-i 7 %JL 


SIGNATURE * 

Ob /U 

TITLE 

DATE 

" ~ — — — - — - — ~ nf| 1 and nnd 



DATE 


//£> 

Permit Granted: C)/ t 


Construction to be completed 
20 I (o by: ZpJh. 


-j 20_ 


Sketch 


WD-n\ e. -om^too 

G> *• 




Applicant Information: 

DMoM ACCe ss ice. 

Owner of Facility 

/ main 


Utility Occupancy Application and Permit ^ , 

Permit# /S73ML \ 


of /f&as'7*2>/ 7 


City 


_Zk fZOO Z. 

State 


Mailing Address 


Telephone Number 


C/WM ; w&it p»r> sp pgtPmrk y 62 .. qgq. a gfr <? 

Applicants Agent Title Telephone Number 


Mercer County Road # Direction N S(e)w 

AppQoX LQ 2 mitee from Junction Mercer County Road # 77 A MFStr j 

Section(s) ~3 -^1- & S Township 177/^3 Range Q/ 1 ) ( c) 


Type of Facility; 


30 ij CRgQi g>il pipg.\vyup 

Description of proposed facility (include WaWings/sketches 


^ PpT j T| 

'ings/sketches/staking sidfet) ' ' 


-4* 


I ml 


Description of proposed method of installation 


, , I 

1 1 m ij 


B/:. 




Size of Facility 


770 felfi- 

Pipeline Pressure 


Number of Cables 

WlPi 


Length of Down Guys 


Size of Casing 


MM 


Length of Casing 


Location of Pole(s) Location of Appurtenances Location-Others 

(Vents, Manholes, Valves, etc.) 

Jerms & Conditions : Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions- and the 
installation & maintenance provisions, attached hereto and made a part hereof. 


A. 

B. 

C. 

D. 

E. 

F. 

G. 

H. 


Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent. 

Applicant shall notify the Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities, 

All disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent 
Mercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance of the highway. Applicant shall hold 
Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way. 

Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway riqht of 
way; which may be damaged as a result of the installation & maintenance of said facilities on highway right of way. 

Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 
requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable. 

Containment of Weeds until permanent grass has been established. 

Additional installation & maintenance requirements are as follows (if applicable): 



Installation shall be completed on or before 

J J } J J 


Date 


Vice President, Land and Right of Way 


Applicant is hereby granted permission to install & maintain^i^Tacilities applied for, as shown on the plans attached hereto & made a Dart 
hereof. y 


Approved by Mercer County Board of Commissioners/Road Superintendent this $ 4 day of 20 (is 

yulZ 

rtoad Superintendent 



^ounty Commission 

J Vb-WZ-OOH.QoO 
CB 


Longitudinal: 


Location # 


R Highway # 


Direction N S(^)W 
Direction N S E W 

IQS ?- 1 


or 


Lanes of Traffic/jT) 4 

feet^rofTHwie-marker 

nmles4r-em-eity-of— s 

rmtes from junction highway # 7'7 4/Jp fsi/1 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of Traffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway # 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of Traffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway # 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of T raffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway # 


Interstate Highways (applicant's description of the proposed method of ingress and egress to each work location). 


iVjD-ME -dO^MOo 
C& & ^ 


_ nLE: R: ' cts\103957\DI5CIPLINE\CAD\DRAWINGS\93— PERMIT\NORTH DAKOTA \MERCER COUNTY\1C -P8-ND-ME-004.900.dwg PLOT DATE: 10/27/2015 BY: MADAMBA, JOEY 


MERCER COUNTY. NORTH DAKOTA 

SECTIONS 32 & 5 TOWNSHIPS 144 4c 143 NORTH, RANGE 90 WEST 




PIPELINE WARNING SIGN * 

AND TEST STATION 
(TYP. BOTH SIDES) 


2180 ,J 


PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 

D_ 

C 


6’ MIN. 


6' MIN. — 1 


174’ MIN, 

PROFILE 

SCALE: 1"=60' HORIZ. 
r=30’ VERT. 


PROPOSED 
30" PIPEUNE 



r 221 O' 


2200 ’ 


-2190’ 


-4* MIN. 

— 1 - 2180 ’ 

/p, X=2355607.40 
^ Y=1 71 78536.88 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: Q. COUNTY ROAD 7 

AT STA. 0+79, ELEV. 2196.36' 




09/03/15 


REV. 


03/02/1 5 


A 12/22/f4 


DATE 


RG 


OP 


JMH 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR U5E/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 


DAKOTA ACCESS, LLC 


MERCER COUNTY 


PROPOSED 30" DAPL PIPEUNE CROSSING 

COUNTY ROAD 7 (12TH STREET SW) 

NORTH DAKOTA 


DRAWN BY: OP 

DATE: 12/02/1 4 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APR.: 


DWG. NO. 

ND-ME-004.900 


REV. 

D 



K°H k ) 


Utility Occupancy Application and Permit 

Permit #_ 

Applicant Information: 

LLC- of ' ,X 77«?Z- 


Owner of Facility 


City 


State 


[ 3>QO hftA vtQ 


Mailing Address Telephone Number 

Qfl £■ C(jt A CsUAQ h ^ iVkV, ^0,-Q 

Applicant's Agent [ Title > Telephone Number 


r 


. ■: . v . ■ 


Applicant’s Agent 

! 

Mercer County Road # Direction N S(e)w - mi l oc from c i ty 

_mttes-from Junction Mercer County Road #_ 


Section(s) 


©r_ 

S' 


& 


Township < V ~P> l\J Range 3,0 ^ 


Type of Facility: 


30 " C£aQ£ Oil. 


Description of proposed facility (include drawings/sketches/staking s 

Q 9 _mI Our 


Description of proposed method of installation 


■MAB- 


1 1 me 


Size of Facility 

Number of Cables 

Length of Down Guys 

144 0 PSZCr- 


voIa- 

Pipeline Pressure 

Size of Casing 

Length of Casing 

Location of Pole(s) 

Location of Appurtenances 
(Vents, Manholes, Valves, etc.) 

Location-Others 



Terms & Conditions: Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions; and the 
installation & maintenance provisions, attached hereto and made a part hereof. 


A. 

B. 

C. 

D. 

E. 

F. 

G. 

H. 


Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent. 

Applicant shall notify the Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities. 

All disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent. 

Mercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance of the highway. Applicant shall hold 
Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way. 

Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of 
way; which may be damaged as a result of the installation & maintenance of said facilities on highway right of way. 

Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 
requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable. 

Containment of Weeds until permanent grass has been established. 

Additional installation & maintenance requirements are as follows (if applicable): 


Installation shall be completed on or before 

2 ./ n J/& 

Date 



2-01 T - 


Vice President, Land and Right of Way 


Applicant Signature 


Applicant is hereby granted permission to install & maintain the facilities applied for, as shown on the plans attached hereto & made a part 
hereof. 


Approved by Mercer County Board of Commissioners/Road Superintendent this & 6 dav of -M=. It 20 Jk 



lUD-we- OCH-^tD 
13. ‘Sr su2 


Longitudinal: 


Location # 

On • Highway # 1'?) ST Sit. ) Lanes of Traffic.^4^3£C^U;A^A£L 

Direction N s(e)/V fee t-from m ile-mar-kor- 

Direction N S E W milps from rity 

-Of-_ 930' Fmte&'from junction highway # CJ<? 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of T raffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway # 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of Traffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway #_ 


Location # 


Highway # 


Lanes of Traffic 2 4 


Direction N S E W feet from mile marker 

Direction N S E W miles from city of 

or miles from junction highway # 


Interstate Highways (applicant’s description of the proposed method of ingress and egress to each work location). 


P D-we 
R> S-T-SLu 


nLE: R: \ p \103957\DISCIPLINE\CAD\DRAWINGS\93-PERMIT\NORTH DAKOTA\MERCER C0UNTY\103957-P8-ND 04.91 0.d«g PLOT DATE: 9/8/2015 EJY: GARCIA, REFUGIO 


MERCER COUNTY, NORTH DAKOTA 



SCALE: r=30’ 



r 2250' 


2240’ 


L 2220’ 


2250'-i 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


2230' 


2240' 


2230' 


2220 * 


4' WIN, 


NATURAL 

GROUND 


Hi 

p 


PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


170” MIN. 


PROFILE 

SCALE: r=30’ HORIZ. 
r=20’ VERT. 


Ap) X=2355234.96 
w Y= 171 73253.24 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t FENCE UNE 

AT STA. 0+35, ELEV. 2234.89’ 


05 / 03/15 


03 / 02/15 


REV. DATE BY 


RG 


OP 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30* DAPL PIPEUNE CROSSING 

13TH STREET SW (UNIMPROVED) 

MERCER COUNTY NORTH DAKOTA 


DRAWN BY: PM 

DATE 

01/30/15 

CHECKED BY:RC 

DATE 

03/02/15 

SCALE: AS SHOWN 

APP. 



DWG. NO. 

ND-ME-004.910 


REV. 

B 


Occupancy Application and Permil 


tHcant Information: 


LLC- 

Owner of Facility 

h'^iA \vv- c VrC^" y-T 

Mailing Address 

\a ±&. £ v/.i aaii/^.o 

Applicant's Agent - 1 


City 



Permit# 


State 

Telephone Number 
Telephone Number 


Mercer County Road # Jjp /?£!gfl o/rection N^E W 

or. (MPi __ mites from Juncti 

Section(s) ^ a G t™« 


miles from city of. 


Fwtesfrom Junction Mercer County Road #_ 
Township. I M "5 


Tn. Q~ 


Range 



Type of Facility: 

RE CEIVE] 
f' : MAS 1 1 2016 j 

i } 1 

BY: 


i 3 . L-l CPu.oel o \ v^i Pg uuU p 

description of proposed facility (include drawings/sketches/staking sheet) 

j OP ph' Cu r 

Description of proposed method of installation 


Size of Facility 

I HMQ 

Pipeline Pressure 


Number of Cables 

Size of Casing 


Length of Down Guys 


j-S 1 t 

v v f /‘T 


Length of Casing 


Location of Pole(s) Location of Appurtenances Location-Others 

(Vents, Manholes, Valves, etc,) 

Terms & Conditions: Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions- and the 
installation & maintenance provisions, attached hereto and made a part hereof. 

A. Installation of said facility shall be done irr a manner satisfactory to the Mercer County Road Superintendent. 

3 ' n I S !l al1 n0tif ^ the MerCB,r Courtt V Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities 

All disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent 
Mercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance of the highway. Applicant shall hold 
Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway fight of way 

D. Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of 
way, which may be damaged as a result of the installation & maintenance of said facilities on highway right of way 

E. Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when thev are 
requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable, 

F. Containment of Weeds until permanent grass has been established 

G. Additional installation & maintenance requirements are as follows {if applicable): 

H. Installation shall be completed on or before 


Z ) n// 


Vice President, Land and Right of Way 


Applicant Signature 


Applicant Js hereby granted permission to install & maintain the facilities applied for, as shown on the plans attached hereto & made ; 
hereof 

Approved by Mercer County Board of Commissioners/Road Superintendent this OC _day of A. /)/> { 20 (b 


ft 


Roac/ Superintendent 
xYXi i/T/1 nf\A 


Chairman. MercerCrnTfity Commission 


FILE: R:\Projects\103957\DISCIPLINE\CA0\DRAWINGS\93-PERMfT\NQRTH DAKOTA\MERCER C0UNTY\1 03957— P8-ND—ME-004.100.90Q.dw9 PLOT DATE: 3/3/20,6 BY: MADAMBA, JOEY 


MERCER COUNTY, NORTH DAKOTA 

SECTIONS 8*9 TOWNSHIPS 143 NORTH, RANGE 90 WEST 

<£ 1 3T H ST. 

\\ i liPS 

I & y s I 

; £ | § 1 b ( ND-ME-006.000 ) 

i ^.a. < i " ARMON H. WOLF, UFE ESTATE 


N B8'16'05" W 
FLOW 


C ND-ME-004.100 ) 
GERALD E. AND 
EVELYN KADRMAS 


£ PROPOSED 
JO" PIPELINE 


(ND-ME-Q04. 100.900^ 

PLAN 

SCALE: 1 *- 30 ' 


1 

5 <t 76 AVENUE SW 
(UNIMPROVED) 

PIPELINE WARNING SIGN — v 



AND TEST STATION \ 


+ 

o 

(TYP. BOTH SIDES) \ 

i 1 

NATURAL 
if f GROUND 

of o 



PROPOSED 30” PIPEUNE 


PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


a®KE3a 


PROJECT NO. 



170’ MIN. 

PROFILE 

SCALE: r=30’ HORIZ. 
1"=20’ VERT. 


ISSEUD FOR USE/PERMIT 


DESCRIPTION 


no. 10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


X=23601 46.22 
^ Y= 171 7 1756.02 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

US. SURVEY FEET 

T.B.M.: <£. 76 AVENUE SW 
AT STA. 0+75, ELEV. 2275.19' 


DAKOTA ACCESS, LLC 


PROPOSED 30 DAPL PIPEUNE CROSSING 

76 AVENUE SW 

MEftCER COUNTY NORTH DAKOTA 


DRAWN BY: SMR | DATE: 03/02/16 | DWG. NO. 

DATE: 03/02/ >6 I 

f ND— ME— 004. 1 00-900 


CHECKED BY:RC 


SCALE: AS SHOWN 














riL£: _R:\Project S \103957\D l SCIPLINE\CAD\DRAW l NGS\93-PER MI T\NORTti DAKOTA\MERCER CDUMTY\1 03957— P6-ND—ME-006.9Q0.dwg PLOT DATE: 3/3/2016 BY: MADAMBA. JOEY 




SECTIONS 9 & 10, TOWNSHIP 143 NORTH, RANGE 90 WEST 

<t 13TH STREET SW 



£ PROPOSED \K 
JO" PIPEUNE r 


n as-ieW e 


( ND-ME-006.000 ) 
ARMON H. WOLFF, 
LIFE ESTATE 


( ND-ME-007.000 ) 
MARSHA A. WOLFF 


. ND-ME-006,300 

PLAN 

SCALE: r=40' 


NATURAL ■ 
GROUND 


PIPELINE WARNING SIGN- 
AND TEST STATION 
(TYP. BOTH SIDES) 


PROPOSED 
JO" PIPELINE 


PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


170' MIN. 

PROFILE 

SCALE: r=40’ HORIZ. 
r=20’ VERT. 



(T) X=2365461.9B 
^ Y=1717191 6.77 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <fc 75TH AVENUE SW 
AT STA. 0+75, ELEV. 2256.05’ 


DAKOTA ACCESS. LLC 




PROJECT NO. 



ISSUED FOR USE/PERMIT 


DESCRIPTION 


o. 10395700 


WOOD GROUP MUSTANG, INC. 


NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


MERCER COUNTY 


DRAWN BY: EFG 


CHECKED BY: RC 


SCALE: AS SHOWN 


PROPOSED 30 DAPL PIPEUNE CROSSING 

75TH AVENUE SW (UNIMPROVED) 

BOUNTY N NORT 


DATE: 03/02/1 6 


RTH DAKOTA 


DWG. NO. 


ND-ME-006.900 














lication and Permit 


Permit# 


Applicant Information 


Owner of Facility 


Mailing Address 


Telephone Number 


Applicant's Agent 


Telephone Number 


Ty pe of Facility: 


BY:- — 


3 C ! £j i L ^ i pfe LlvV 

Description of proposed facility (include drawings/sketches/staking sheet) 

\ \ Description of proposed method of installation 

016 l \ 

— y . ___ 

Size BT F a dlity Number of Cables Length of Down Guys 

^ ^ 0 G— jVjfi VJ I fa 

Pipeline Pressure Size of Casing Length of Casing 


Number of Cables 


Length of Down Guys 

I/O I A- 


Location of Pole(s) Location of Appurtenances Location-Others 

(Vents, Manholes, Valves, etc.) 

Terms & Conditions: Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions- and the 
installation & maintenance provisions, attached hereto and made a part hereof. 

A Installation of said Utility shall be done in a manner satisfactory to the Mercer County Road Superintendent. 

Applicant shall notify the Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities. 

All disturbed areas shall he restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent 
L. Mercer County shall not be liable for damage io said facilities resulting from reconstruction or maintenance of the highway Applicant shall hole 

Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way 

Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of 
way; which may be damaged as a result of the installation & maintenance of said Facilities on highway right of way. 

E - Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they an 

requested to do so by Mercer County, which Shall be completed as soon thereafter as is practicable. 

F Containment of Weeds until permanent grass has been established 

G Additional installation & maintenance requirements ere as follows (if applicable): 

H Installation shall be completed on or before 


Vice President, Land and Right of Way 


Applicant is hereby granted permission to install & maintain the facilities applied for. as shown on the plans attached hereto & made a oart 
hereof. K 


Approved by Mercer County Board of Commissioners/Road Superintendent this 


oad Superintendent 


fly Commission 


Mercer County Road #j 


Section(s) 


*PU/ Direction N S E(Wy miles from city of 

mites from Junction Mercer County Road # fjT~ 

& [ ^ Township i V Range (0_ 



RLE: R:\Projects\103957\DISCIPLINE\CAD\DRAWINGS\93-PERMfT\NORTH DAKOTA\MERCER COUHTY\103 9 57-PB-ND-ME- 0 1 1.910.d» 9 PLOT DATE: 3/3/20.6 ST: RICKS. 


MERCER COUNTY, NORTH DAKOTA 

SECTIONS 10 & 15, TOWNSHIP 143 NORTH, RANGE 90 WEST 

<£ CR-5 



C ND-ME-01 1,300 ) 
JAMES D. HELUNG 


S 00‘52'27" E 


(ND-ME-01 1,000) 
DEAN AND ARLENE HELUNG 


NATURAL- 

GROUND 


L ND-ME-01 1 .910 

PLAN 

SCALE: r=5Q' 


£ PROPOSED 
30* PIPELINE 


-PlPEim WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


1 70’ MIN. X 

. PRO FILE 

SCALE: r=50’ HORIZ, 
r=20' VERT. 


- PROPOSED 
30* PIPELINE 


/tn X=2370696.53 
^ Y= 171 68434.97 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEO ID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 1 4TH STREET SW 
AT STA. 0+75, ELEV. 2101.89' 


DAKOTA ACCESS. LLC 


raFTKiUjUilVi!! 

3^1 JB1 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 6270 


MERCER COUNTY 


DRAWN BY: JWH 


CHECKED BY: RC 


SCALE: AS SHOWN 


PROPOSED 30" DAPL PIPELINE CROSSING 

14TH STREET SW 


NORTH DAKOTA 


DATE: 03/02/16 


DATE: 03/02/16 


DWG. NO. 


ND-ME-01 1,910 












.Occupancy Application and Permit r 

Ap plicant Information: Perm rt # 

DMoM fice& ice. 


Owner of Facility 

/b^ (Tiam ^77?^ r 

Mailing Address 

CtfctPE CMMl Mz& ft*) 


of hous> '/&/) 


City 


.. . 7k ttoq z- 

State 


Telephone Number 


Applicant's Agent 


SR- ^aak fflMl saai£S3 a^ 9 

Title * Telephone Number 


Mercer County Road # 

tipproy -e 

Section(s) / S & 


Direction N S EM/V 




» 3 F 


fAff ' fr om Junction Mercer County Road #_J ^dttDK htWL 


Township _ N3 


Range 


Type of Facility: 


30 !t ORtiQfc. djI 




Description of proposed facility (include'draWrngs/sketches/stakinq sheefl 

U^r 

-fpmr, 


Description of proposed method of installation 


Size of Facility 

Nyo ferG- 

Pipeline Pressure 


Number of Cables 



Size of Casing 


Length of Down Guys 

dim 

Length of Casing 


Location of Pole(s) 


Location of Appurtenances Location-Others 

T . [Vents, Manholes, Valves, etc.) 

STLr s C0n f ti0n5: ,nst3l,ati0n and method of said facilitle s on highway right of way shall be subject to the following terms & conditions- and the 
installation & maintenance provisions, attached hereto and made a part hereof 


A. 

B. 


D. 

E. 

F. 

G. 


Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent 

notlfyttl ® Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities 
All disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent 
Mercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance^ the highway Applicant shall hold 

h“gh« a , Sf way 8 "' 8m “ "’ i “' y “ P8r ’° nS ° r <,am " 8 ” ,0 prope,, » ,te 

S”whth h ' 9hwa ,y 5B GtUre f f d a PP^en a nce S , and any existing facilities located on, over, or under highway right of 

way which may be damaged as a result of the installation & maintenance of said facilities on highway right of way 

rem ° ve * ajd from right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 

requested to do sc by Mercer County, which shall be completed as soon thereafter as is practicable ^ 

Containment of Weeds until permanent grass has been established. 

Additional installation & maintenance requirements are as follows (if applicable): 


Installation shall be completed on or before _ a \om QoXil 


5 


Date 


Applicant is hereby granted permission to install & mai 
hereof. 



Vice President, Land and Right of Way 

Applicant Signature ~ 

facilities applied for, as shown on the plans attached hereto & made a part 


Approved by Mercer County Board of Commissioners/Road Superintendent this $ & 


~)<H '-ywflL 

fload Superintendent 



unty Commission 


60-^5" 


Longitudinal: 


Location #_ 

Pfll gc&g. Csi Highway # £ Lanes of Traffic^?) 4 

Direction N S E @) feel fiunnuile maiker 

Direction N S E W mttesHr om u ity^ of 

■9f’A[pr£V l '0-3 rnilee from junction highway Qoz Su) ioivig 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of Traffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of Traffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway #_ 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of Traffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway # 


Interstate Hi ghways (applicant’s description of the proposed method of ingress and egress to each work location). 


roD^oa-on^ootfoo 

Ce. 
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MERCER COUNTY. NORTH DAKOTA 

SECTION 15, TOWNSHIP 143 NORTH. RANGE 90 WEST 

Q. 74TH AVENUE SW 


S 63‘30'04” E 


FLOW 


C ND-ME-01 1.300 ) 

JAMES D. HELUNG 




Q 

C=>J 



<t PROPOSED 
30' PIPELINE 


CND-ME-01t.30Q.90Q) 

PLAN 

SCALE: 1’=40’ 


( ND-ME-Ot 1,300 ) 

JAMES D. HELUNG 


2230' 


2220 '- 


221 O’ - 



r -\ 

6‘ MIN. 

✓ — f 

L 4’ MIN. V 


MIN — 1 


PIPELINE WARNING SIGN | 
AND TEST STATION 
(TYP. BOTH SIDES) 

r 2230* 


2220 ’ 


PROPOSED 

, .30” PIPELINE 

2200’-* 

PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1.800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 

D 

C 


6' MIN. -J 

| J 

1 6 MIN. — 1 

r - 5 

170' MIN. 


PROFILE 

SCALE: 1”=40’ HORIZ. 
1"=20’ VERT. 


/r\ X= 2370801 .87 

w Y=1 


- 2210 * 


2200’ 


MS Ed 


09/03/15 


REV. 


03/02/15 


12/22/14 


DATE 


RG 


OP 


JTM 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


Y=1 71 65307.68 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ COUNTY ROAD 5 
AT STA. 0+82, ELEV. 2223.16’ 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

COUNTY ROAD 5 (74TH AVENUE SW 

MERCER COUNTY 


DRAWN BY: JTM 

DATE: 12/03/1 4 

CHECKED BY:RC 

DATE: 03/02/1 5 

SCALE: AS SHOW 

APR.: 


DAKOTA! 


DWG. NO. 


ND-ME-011.30G.900 


REV 



Permit Mo. 


Ok>M fa 0 


APPLICANT 

PftVlOTft tVT.pcc. LLC 

CITY ' 

'^Q(^fb"ir~£vV 

The Applicant requests permission to construct __ 
right of way along the (jJIb, side of County route 


[ ADDRESS 


■O. 

Amount 


direction 

, O 


Town, Highway, Junction 

[> Description of proposed work on county right of way and type of business served) 


\3DO OOAw'x 'r~ 

TE “ [ZIP ” 

TX _ I o 

' T&rvip 

r + vate o emmeretal drive(s) on the County roadway 

Circle One 

< 7 D prW p ) from 

t ( location 

, described as follows: 


Circle One 




j! M 

Applicant agrees that any permit issued and any entrance built or work done shall be in accofdarrce-MOtli^laffe 
attached hereto and made a part hereof, and Permit Specifications printed on the reverse side of this sheet. If the 
applicant fails to construct the drive to the specified dimensions, including the proper culvert length and inslopes, the 
Department of Transportation, hereinafter referred to as NDDOT, will either cancel this permit and remove the drive or 
make the necessary corrections and the Applicant will reimburse NDDOT for such work. 


To be signed by Owner; Partner; Corp. Pres., Vice Pres., or 
other authorized Corp. Officer. (If signed by other authorized 
Corp. Officer, please attach copy of Power of Attorney or other 
documentation showing authority to sign.) 




Occupancy Application and Permit 


Applicant Information: 

Drtmrv-> tccysy ltc- 

Owner of hactltfy 

' 3 co A A i A ( -VjE> vyi 

Mailing Address 

C\rt vf2 <2, Oi a fwi^n h 

Applicant's Agent t 


_ of O]f0 

City 




Permit # 



Telephone Number 
Telephone Number 



Type of Facility: 


P, WW ' ' ^ z ~ U(Fadlil, 

— — -mtLfi&s 

Pipeline Pressure 


^ £)l L L \^\Z U iyU* l~r 

Description of proposed facility (include drawings/sketches/staking sheet) 

QP&v Car 

Description of proposed method of installation 




Number of Cables 

Ad A 

Size of Casing 


Length of Down Guys 

*Wft- 

Length of Casing 


Location of Pole(s) Location of Appurtenances Location-Others 

(Vents, Manholes, Valves, etc.) 

Jsrms & Conditions: Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions- and the 
installation & maintenance provisions, attached hereto and made a part hereof. 

A Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent 

B Applicant shall notify the Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities 

All disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent 
C Mercer County shall not Do liable for damage to said facilities resulting from reconstruction or maintenance of the highway. Applicant shall hold 

Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way 

D Applicant shall repair or replace highway structures and appurtenances, and any existing Facilities located on, over, or under highway right of 

way: which may be damaged as a result of the installation & maintenance of said facilities on highway right of way, 

E Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 

requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable. 

E Containment of Weeds until permanent grass has been established. 

G- Additional installation & maintenance requirements are as follows (if applicable): 


Installation shall be completed on or before 

A } ! I // G? 


A 


Vice President, Land and Right of Way 


AppTiQant Signature 


Applicant is hereby granted permission to install & maintain the facilities applied for, as shown on the plans attached hereto & made a nart 
hereof K 


Approved by Mercer County Board of Commissioners/Road Superintendent this 


oj 


Roarj Superintendent 


Ctfairman 


(Tty Commission 


-r i i /O 


ft ? r-\ 


vya rr 


/A i i -> a. /> A) , :n 
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MERCER COUNTY, NORTH DAKOTA 

SECTIONS 15 & 14, TOWNSHIP 143 NORTH, RANGE 90 WEST 

(£ 13TH STREET SW 


S $yZQ'04 m E 
jL QW 

( ND-ME-01 1 .300 ! 
JAMES HELLING 




C ND-ME-01 3,000 
ADAM J. WANNER 


£ PROPOSED 
30* PIPELINE 


CND-ME-01 1.300.910) 


Em 

SCALE: r=50' 


y is 

z 1% 

% |Z Q 

t PS 


2230- 

PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

f NATURAL" — ^ 

i GROUND 1 

2220“ 


2210- 

1—4' MIN. 

2200- 



§ 

Q 

2 

a 

Q£ 

9 

(j_ 

O 

c 

Ld 

O 


Q 

LlI 

C7> 

CO 

O 

+ 

+ 


PROPOSED - 
JO* PIPELINE 


PIPE 30 M O.D. x 0.625" W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


194' MIN. 

PROFILE 

SCALE: r=50‘ HORIZ. 
1"=20’ VERT. 


omfflEsni 

Bl LiMiU Eai 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


4* MIN. — h 2210* 


/TV X=2370961.31 
^ Y^ 171 65228. 19 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ FIELD ROAD 

AT STA. 1+09, ELEV. 2219.92' 


DAKOTA ACCESS, LLC 


PROPOSED 30 DAPL PIPEUNE CROSSING 

74TH AVENUE SW 

MERCER COUNTY NORTH DAKOTA 


DRAWN BY: JMH | DATE: 03/03/16 | DWG. NO. I REV. 

DATE: 03/03/1 6 | Ufc ^ [ 

w 


CHECKED BY:TC 


SCALE: AS SHOWN 












Appiicant Information: 

pftem gc 

Owner of Facility 

^oo h\^ ivv c vu-> eet 


Occupancy Application and Permit . . , , 

Permit# (to 3-3 ([(oj 


of 


V'l&us't O\f0 


'i A 

City State 


Mailing Address 


° Telephone Number 

Lunre q. Lu Am 'v\n h <zmn S& ft^viAcAmrf 

Applicant s Agent t Title / Telephone Number 


.11 ■■> 


Mercer County Road # i S* Sr *2&) Direction N ^E) W . 


miles from city of _ 




Section(s) 


or ^jQnoi ™Jes from Junction Mercer County Road # CiPi ^ 3 

Jj & £3 Township bd 3 . Range 


Type of Facility : 


g)tL 


JEL 


Description of proposed facility (include drawings/sketches/staking sheet) 


fe. Cu 


I_ 




Description of proposed method of installation 


1 

' i 

BY- 


i 


_c>4- 

— Pipelfhe Pressure 


Number of Cables 

^ lift 


Size of Casing 


Length of Down Guys 

*4 ) I 

■[ ii-"T 


Length of Casing 


Location of Pole(s) Location of Appurtenances Location-Others 

^ + (Vents, Manholes, Valves, etc.) 

Terms & Conditions: Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions' and the 
installation & maintenance provisions, attached hereto and made a part hereof. 


Installation of sard facility shall be done in a manner satisfactory to the Mercer County Road Superintendent 

Applicant shall notify the Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities 

AH disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent. 

Mercer County shall not be liable fpr damage to said facilities resulting from reconstruction or maintenance of the highway. Applicant shall hold 
Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way 

Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over or under highway right of 
way; which may be damaged as aresult of the installation & maintenance of said facilities on highway right of way. 

Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 
requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable. 

Containment of Weeds until permanent grass has been established. 

Additional installation & maintenance requirements are as follows (if applicable); 


H. 


Installation shall be completed on or before 

3 ) * >_ / / C-^ 


Date 



Vice President Land and Right of Way 


Applicant Signature 


Applicant is hereby granted permission to install & maintain the Facilities applied for, as shown an the plans attached hereto & made a oart 
hereof ^ 


Approved by Mercer County Board of Commissioners/Road Superintendent this 0 6 day of f 20 ! L 

%*A >w€ 

Roacj Superintendent 


a oufjtJMi utfULieriL 

l\J D' IV & - f) /3 . Q/'J I k S A / J 



Chairman, Commission 



SECTIONS 14 & 23, TOWNSHIP 143 NORTH, RANGE 90 WEST 

Jt/ */ / 

^ #/ - f/ % /> 


S J5'46’02” E 


OX *»//. 


C ND-ME-01 3.000 1 
ADAM J. WANNER 


-£ PROPOSED 
30” PIPELINE 


<E COUNTY ROAD 5 


. ND-ME-01 3.900 


ELAN 

SCALE: r=50' 


^ ND-ME-01 3.300 : 
LOIS WANNER 


i NATURAL' 
GROUND 


- PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) f 


PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30* PIPEUNE 


nEEHflEza 


PROJECT NO. 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


10395700 



204' MIN. 


PROFILE 

SCALE: r-50* HORIZ, 
r=20' VERT. 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


MERCER COUNTY 


DRAWN BY: ARC 


CHECKED BY: RC 


SCALE: AS SHOWN 


u 2140* 

( 7 \ X=2374229.01 

w Y=17163288.67 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 80) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <E 15TH STREET SW 
AT STA. 0+90. ELEV. 2160,01’ 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 
TGIINTY 15TH STREET SW 


NORTH DAKOTA 


DATE: 03/02/16 


DATE: 03/02/16 


DWG. NO. 


ND-ME-01 3.900 













Mercer County Road # ?5fiVE S^ Direction N^SpE W miles from city of 

or ‘Q SbO mitesffrom Junction Mercer County Road # I ^ S~t~- 

Section(s) _ e3 ^ & eP- Township l f 4~3 Range Q / 


Type of Facility; 

30 CiPctQfc. 

Description of proposed facility (include drawings/sketches/staking sheet) 

pr.C EiVSn art- 

n Description of proposed method of installation 

f MAR 1 \ 20ro ( I 

It b 

Facility Number of Cables Length of Down Guys 


„ -Size^ot Facility 

WO- ^>16 

Pipeline Pressure 


Number of Cables 

Mit 

Size of Casing 


Length of Casing 


Location of Pole(s) Location of Appurtenances Location-Others 

(Vents, Manholes, Valves, etc.) 

Temis & Conditions: Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions' and the 
installation & maintenance provisions, attached hereto and made a part hereof. 

A Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent. 

B Applicant shall notify the Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities 

Ail disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent. 

Mercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance of the highway. Applicant shall hold 
Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way, 

O Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of 

way which may be damaged as a result of the installation & maintenance of said facilities on highway right of way. 

E. Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 

requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable. 

F Containment of Weeds until permanent grass has been established. 

G Additional installation & maintenance requirements are as follows (if applicable): 


Installation shall be completed on or before _ 

z. ) n//u 


~^r<^ Vice President, Land and Right of Way 

Applicant Signature 


Applicant is hereby granted pei mission to install & maintain the facilities applied for. as shown on the plans attached hereto & made a part 
hereof 

Approved by Mercer County Board of Commissioners/Road Superintendent this OG day of 20 ( b 


a / Rofd Superintendent 

tUD-tYl '=*> 0/ IAJL 


Fuy Commission 


tppiicant information: 

Owner of Facility 

Mailing Address 

k n \ /■> ( t ^ ^ 4 , a Ja /? ( ax 


g. lunnu/v 

Applicant’s Agent 


\<Zl/Yl 


Vacation and Permit 


_ of TV qua! &\£\) 

City 


Oat 

Title ~ 


Permit # 


State 


Telephone Number 
Telephone Number 
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SECTIONS 23 & 24, TOWNSHIP 143 NORTH, RANGE 90 WEST 

1 <£ 13TH STREET SW v 


S ar44’55" E 


ND-ME-013,30Cr 
LOIS WANNER 


4 § 

^ S 


POWER POLE' 


(ND-ME-0 T 3,300.900) 

PLAN 

SCALE- iW 


(ND-ME-01 5.000 
ADAM J. WANNER 


-<t PROPOSED 
30* PIPEUNE 


NATURAL^ 

GROUND 


PROPOSED 
30 * PIPEUNE 


PIPE 30* O.D. x 0.625* W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PS! 


PROFILE 

SCALE: r-40’ HORIZ. 
1 H =20‘ VERT. 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 



nEKfrid gnai 


ISSUE FOR USE /PERM IT 


DESCRIPTION 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


MERCER COUNTY 


DRAWN BY: JTM 


CHECKED BY:TC 


SCALE: AS SHOWN 


(0 X=2376312.68 
w Y=1 71 63003.21 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOIO 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 73RD AVENUE SW 
AT STA. 0+76, ELEV. 2079.09’ 


DAKOTA ACCESS, LLC 


PROPOSED 30* DAPL PIPEUNE CROSSING 

iounty 73RD AVENUE SW 


DATE: 03/07/16 

DWG. NO. 

DATE: 03/07/ 16 

ND-ME-01 3.300.900 

APP.: RC 


NORTH DAKOTA 













Utility Occupancy Application and Permit 

Permit #_ 

Applicant Information: 

DAKOTA A LLC. of HftastzyO 77&7Z. 


mj^\ 


Owner of Facility 

*3 cg_ hnA \\to 

Mailing Address 


City 


State 


/ — ^ a — Telephone Number 

Q/nrea. Se * 803 

Applicant s Agent t Title ' Telephone Number 


r -- ' ' ! 'v-i.rrr -J 

! .MU i ■ . j -L. ' . 

Mercer County Road # / (i?ST SLO Direction N S^e) 


miles-Jrom- 6 ity-ot_ 


Section(s) 


or - {AJzL£xQ. ffl+tes-from Junction Mercer County Road # o 

& <=^"6 Township 1*43 ft] Range QO 


Type of Facility: 


30“ CDuoa Diu 

Description of proposed facility (include drawings/sketches/staking sheets 

OB Ml Ca 1 - 


Description of proposed method of installation 


r / ^"11 


Size of Facility 

Number of Cables 

Length of Downfeuys^ ^ 

mo 


IV 1 A- 

Pipeline Pressure 

Location of Polefs) 

Size of Casing 

Location of Annurtemannpc; 

Length of Casing 

1 npQ+inn_n+horo 


V 


(Vents, Manholes, Valves, etc.) 

Terms & Conditions: Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions; and the 
installation & maintenance provisions, attached hereto and made a part hereof. 


A. 

B. 

C. 

D. 

E. 

F. 

G. 

H. 


Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent. 

Applicant shall notify the Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities. 

All disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent. 

Mercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance of the highway. Applicant shall hold 
Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way. 

Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of 
way; which may be damaged as a result of the installation & maintenance of said facilities on highway right of way. 

Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 
requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable. 

Containment of Weeds until permanent grass has been established. 

Additional installation & maintenance requirements are as follows (if applicable): 


Installation shall be completed on or before 

2, 


’ 4 - " A - 


Date 

Applicant is hereby granted permission to install & maintaii 
hereof. 



-20 IT - 

Vice President, Land and Right of Way 


Applicant Signature 
facilities applied for, as shown on the plans attached hereto & made a part 


Approved by Mercer County Board of Commrssroners/Roacf Superintendent this 0 & day of A-l 1 

J^L JUjL 

/ Road Superintendent 


20 


/t 



Cvorrma. 


nty Commission 

-c?i 

fC? “Ssf- Sco 


Longitudinal: 


~ — — , 

Location # 

flh (LLh - ( l 'n ■ Highway # ' (i?_Sf - Ya U_) Lanes of Traffic-2 4 < S^.CXl 0/\ Im H ■€_ 

Direction N S (B)N fe ot from mil e marke r 

Direction N S E W mile s from - etty-of^ 

or mi le s f rom junction highway # 


Location # 

Highway # Lanes of Traffic 2 4 

Direction N S E W feet from mile marker 

Direction N S E W miles from city of 

or miles from junction highway # 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of Traffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway # 


Location # 


Direction N S E W 
Direction N S E W 
or 


Highway # 


Lanes of Traffic 2 4 

feet from mile marker 

miles from city of 


miles from junction highway #_ 


Interstate Highways (applicant’s description of the proposed method of ingress and egress to each work location). 


oiu °lOo 

t U Sf , SU^ 
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SCALE: 1 - =40’ 



PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=40’ HORIZ. 
r=20’ VERT. 


(T) X=2380513.41 

Y= 171 58254.06 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ FENCE 
AT STA. 1+08, ELEV. 1953.89’ 


10/27/15 


03/02/15 


REV. DATE BY 




PRV 


ISSUED FOR USE/P ERMIF 


ISSUED FOR USE/PERM1T 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


I* DAKOTA ACCESS, LLC 


MERCER COUNTY 


PROPOSED 30" DAPL PIPELINE CROSSING 

16TH STREET SW (UNIMPROVED) 

JNTY NOI 


RTH DAKOTA 


D RAMIN BY: MS 

DATE: 01/30/15 

DWG. NO. 

REV. 

CHECKED BY:RC 

DATE: 03/02/15 

ND-ME-01 6.900 

B 

SCALE: AS SHOWN 

APR.: 




Owner of Facility 

]Zqo h\Mvv ? 

Mailing Address 

fed v.u a aua a) h tt-vm 

Applicant's Agent i 


Dew* 

Title “ 


Telephone Number 

30.3 31 1 ' 2 & 

Telephone Number 


Mercer County Road # PtVi ^ Direction N(€)e W miles from city of 

°r 1 nFHtesTfrom Junction Mercer County Road # J (j7 STT ^ 4 ".) 

Section(s) Towrtshio ^ ^ Rannp ^ f) i 


Section(s) 


Township 


Range 


Il& e of Facility : ^ 

3 O Ckrtx. Ofci i L t Pg U | r _ 

Description of proposed facility (include drawings/sketches/staking sheet) 

OP&mJ Car 

| ; t ■ Description of proposed method of installation 

k ^ y 

| \ Size of_Hacility Number of Cables Length of Down G 

' MA K7 1 A- 


Number of Cables 


BY: — 


Length of Down Guys 


A3 A 


Pipeline Pressure 


Size of Casing 


Length of Casing 



Location of Pole(s) Location of Appurtenances Location-Others 

(Vents, Manholes, Valves, etc.) 

Terms & _ Conditions: Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions- and the 
installation & maintenance provisions, attached hereto and made a part hereof. 

A. Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent. 

B. Applicant shall notify the IVIercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities 

All disturbed areas shall be restored to their original condition in a manner satisfactory to the IVIercer County Road Superintendent. 

C IVIercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance of the highway. Applicant shall hold 

Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way. 

D. Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of 
way, which may be damaged as a result of the installation Si maintenance of said facilities on highway right of way. 

E. Applicant shall remove sard facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 
requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable. 

F Con tai n m e nt of Weed s u n t II pe r ma ne nt g rass has bee n est abl rs hed . 

G. Additional installation & maintenance requirements are as follows (if applicable): 


Installation shall be completed on or before 

Z ) t > // Op 


Vice President, Land and Right of Way 


Applicant Signature 


Applicant is hereby granted permission to install & maintain the facilities applied for, as shown on the plans attached hereto & made a part 
hereof 


Approved by Mercer County Board of Commissioners/Road Superintendent this 


A f'n - iY\ 


toad Superintendent 

/A t I „ Cl . A 



0 J]q_ 


nty Commission 
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MERCER COUNTY, NORTH DAKOTA 

SECTIONS 25 & 30, TOWNSHIP 143 NORTH, RANGES 90 & 89 WEST 

v <£ 16TH STREET SW 


:nd-me-oi 6 . 000 : 

LOIS WANNER 




S 45'56*51 " E 
V FK3W 


44' 


(ND-ME-Q1 7,000) 
ARCHIE J. AND 
ANNE MARIE WANNER 


WA ^ £ PROPOSED 

Isk 30 ' PIPEUNE ^ 


CND-ME-01 6.910: 




£LAN 

SCALE: r-50' 


NATURAL- 

GROUND 


PIPELINE WARNING SIGN 
AND TEST STATION 
(7YP. BOTH SIDES) 


1910H MIN> 


PROPOSED 
JO” PIPELINE 


MIN. 


PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


246* mr 

PROFILE 

SCALE: r=50' HORIZ. 
1”=20* VERT. 


r 7\ X=2381 820.34 
^ Y=1 71 56989.65 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ FENCE 

AT STA. 1+02, ELEV, 1917.83' 


ElGEKQEQa 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PROJECT NO. 10395700 


WOOD GROUP MUSTANG. INC. 




DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

72ND AVENUE SW 


MERCER COUNTY 

NORTH DAKOTA 



NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DRAWN BY: JMH 


CHECKED BY:TC 


SCALE: AS SHOWN 


DATE: 03/03/16 DWG. NO. 

gg- 0 ^’ 8 ND-ME 


ND-ME-01 6.9,0 












Owner of Facility 


Mailing Address 



<Z\nn 


Title 


Telephone Number 

T h3d£S 

Telephone Number 


Mercer County Road ; 


Section(s) 


?T° Direction N S miles from city of 

b> OO j nsttes-from Junction Mercer County Road # Of^ ^ 
& Township / V 3 Range \ 





-G^u.O€i Oil 

Description of proposed facility (include drawings/sketches/staking sheet) 

Ml 

Description of proposed method of installation 


Siz4iif Facility - 

-me 

Pipeline Pressure 


Number of Cables 

ft ’i h ^ 

Size of Casing 


Length of Down Guys 
Length of Casing 


Location of Pole(s) Location of Appurtenances Location-Others 

( p (Vents. Manholes, Valves, etc.) 

Terims & Conditions: Installation and method of said facilities on highway right of way shall be subject to the Following terms & conditions' and the 
ms ta I la Iron & maintenance provisions, attached hereto and made a part hereof. 

A Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent 

Applicant shall notify the Mercer County Road Superintendent 48 hours prior to maintaining, relocating, or removal of said facilities 
All disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent 
Mercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance of the highway Applicant shall hold 
Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
highway right of way 

Applicant shali repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway riqht of 
way. which may be damaged as a result of the installation & maintenance of said facilities on highway right of way. 
fc Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when thev are 

requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable 
F Containment of Weeds until permanent grass has been eslablished. 

G- Additional installalion & maintenance requirements are as follows (if applicable): 

R Installation shall be completed on or before 


Zj"// 


) Vice President, Land and Right of Way 

Applicant Signature 


Applicant is hereby granted permission to install & maintain the facilities applied for, as shown on the plans attached hereto & made a part 

f 1 1? 1 1? o r 


Approved by Mercer County Board of Commissioners/Road Superintendent this 


1 


/UD-r 


bad Superintendent 


Chairman i 


■cii-Qao n Q ^-suJ 


rfnty Commission 
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MERCER COUNTY. NORTH DAKOTA 

SECTIONS 30 * 31, TOWNSHIP 143 NORTH, RANGE 89 WEST 

£ CR-11 


(ND-ME-017.000) 
ANNE MARIE WANNER 


S 40'06'23'' E 
FLOW 




h / f 




" V-g PROPOSED 
/ 30" PIPELINE / 


ND-ME-01 7,920 

.ELAN 

SCALE: r-50' 


(ND-ME-01 7.000) 
ANNE MARIE WANNER 


NATURAL- 

GROUND 


"PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

. r 1910' 


PIPE 30" O.D. x 0.625” W.T. 

API 5LX-70 HSAW 
COATING; 14-16 MILS FBE 
SERVICE; CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED - 
30* PIPELINE 


230' MIN. 



E9EES3HDEQi| 

23 | 


DATE 


PROJECT NO 



PROFILE 

SCALE: r=50 f HORIZ. 
1"=20‘ VERT. 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


no. 1 0395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


H 1 890’ 

X=894374.64 
^ Y=1 71 53205.07 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD B8) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 17TH STREET SW 
AT STA. 1+01, ELEV. 1905.64’ 


DAKOTA ACCESS, LLC 


PROPOSED 30 DAPL PIPELINE CROSSING 
mercer county 1 7TH STREET SW u 0RT 


DRAWN BY; JWH 


CHECKED BY: RC 


SCALE: AS SHOWN 


DATE: 03/02/16 

DWG. NO. 

DATE: 03/02/16 

ND-ME-01 7.920 

APP.: 


NORTH DAKOTA 













Applicant Information: 

PAdDfVA ACC&E*^ LLC. 

Owner of Facility 

* 3 GO ij Y^i A [ vV C V|D E=-g~t 

Mailing Address 

, An u? 6. L . 1 1 g At ion h <z \m 

Applicant's Agent [ 


plication and Permit 


of 


>£ \~ih i-Vn K Hair) 
Title I 


Permit # 


-ill (o' 


State 


Telephone Number 
Telephone Number 


Mercer County Road ; 


Section(s) 


IK } Direction/^ SEW 


l V Direction^ S E W miles from city of 

Q. miles from Junction Mercer County Road # D 3 c G u) 

-3> ^ . Township / <-/ 3 Range ffiy ' 



3D Ck^iLio^. OiL ^tP^uyui^ 

Description of proposed facility (include drawings/sketches/staking sheet) 


{' - ^ A 

Pipeline Pressure 


_.OPe^ Car 

Description of proposed method of installation 


Number of Cables 

foj A 

Size of Casing 


Length of Down Guys 

14 1 I 

$ ^ i jg-fl - 

Length of Casing 


Location of Pole(s) Location of Appurtenances Location-Others 

. _ (Vents, Manholes, Valves, etc.) 

,Tf & Conditions; Installation and method of said facilities on highway right of way shall be subject to the following terms & conditions- and the 
installation & maintenance provisions, attached hereto and made a part hereof. 

A Installation of said facility shall be done in a manner satisfactory to the Mercer County Road Superintendent 

B Applicant shall notify the Mercer County Road Superintendent <13 hours prior to maintaining, relocating, or removal of said facilities 

All disturbed areas shall be restored to their original condition in a manner satisfactory to the Mercer County Road Superintendent 
Mercer County shall not be liable for damage to said facilities resulting from reconstruction or maintenance of the highway Applicant shall hold 
Mercer County and any of its employees harmless for injury to persons or damage to property resulting from the location of said facilities on 
mg n way right of way 

D Applicant shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of 

way which may be damaged as a result of the installation & maintenance of said facilities on highway right of way 

Applicant shall remove said facilities from highway right of way or shall relocate or adjust said facilities at its sole cost & expense when they are 
requested to do so by Mercer County, which shall be completed as soon thereafter as is practicable. 

Containment of Weeds until permanent grass has been established 
G Additional installation & maintenance requirements are as follows (if applicable): 

H Installation shall be completed on or before 


Z / »// 


) Vice President, Land and Right of Way 

Applicant Signature 


hereoT ^ ' S hereby P ermission t0 & maintain the facilities applied for, as shown on the plans attached hereto & made a part 

Approved by Mercer County Board of Commissioners/Road Superintendent this or. day of AaAL 20 


Rc^ff Superintendent 


(Ub -M 4 -G! 7 Q 33 


T 2 / a ^ C GU 


Chairman, MenKrran] 
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MERCER COUNTY, NORTH DAKOTA 

SECTIONS 31 & 32, TOWNSHIP 143 NORTH, RANGE 89 WEST 


% 

S 40'06 , 23" E / 42 ’ ^ 

FLOW X 


£ PROPOSED 
30 * PIPEUNE 


( ND-ME-01 7.000 ) 
ANNE MARIE WANNER 


( ND-ME-017.0Q0 ) 
ANNE MARIE WANNER 


PLAN 

SCALE: r-50' 


t > v 

v V * 


* x/ £ 2 3R D ST. S W 
: ND-ME-01 7.930) 


NATURAL- 
I GROUND 


-PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


PROPOSED - 
30* PIPELINE 


PIPE 30" O.D, x 0,625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


[itpiVfJTl LI I 

ICTIM 


DATE 


PROJECT NO. 



253' MIN. 

PROFILE 

SCALE: r=50' H0RI2. 
r=20' VERT. 


rr\ X=895304.76 
^ Y= 171 521 00.77 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: $ 71 AVENUE SW 
AT STA. 1 + 12, ELEV. 1906.20' 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


no. 10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 





DAKOTA ACCESS, LLC 

PROPOSED 30’ 

’ DAPL PIPEUNE CROSSING 

71 

AVENUE SW 

MERCER COUNTY 

NORTH DAKOTA 


DRAWN BY: MSM 


CHECKED BY: RC 


SCALE: AS SHOWN 


DATE: 03/03/16 DWG. NO 

ND-ME 


ND-ME-017.930 












